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1. Intioduction 


Section 1 of the Municipal Finance Management Act (NO. 56 of 2003) defines the 
SDBIP as: 


"a detailed plan approved by the mayor of the municipality in terms of 
section 53(1 (c) (ii) for implementing municipality's Delivery of servicesand 
the execution of Hs annual budget and which must include (as a part of the 
Ibp-layer) the following: 

(a) Projectionsforeach month of- 

(i) Revenue to be collected, by source: and 

(ii) Operational and Capital expenditure, by vote. 

(b) Service delivery target and performance indicators foreach quarter" 

The municipal manageris responsible forthe preparation of the SDBIP, which must be 
legally submitted to the mayorforapproval once the budget has been approved by 
the council (around end-May or eaiiy-June). However, the municipal manager 
should start the process to prepare the top-layer of the SDBIP no later than tabling of 
the budget (around March oreaiiier) and preferably submit draft SDBIP to the mayor 
by 1 May (for initial approval). Once the council approves the budget, the 
municipality manager should merely revise the approved draft SDBIP, and submit for 
final approval within 14 days after the approval of the budget. The mayor should 
therefore approve the final SDBIP and performance agreements simultaneously, and 
the make the SDBIP and performance agreement of the municipality manager 
public withinnl4 days, preferably before 1 J uly. Note that it is only the top layer (of 
high-level) detail of the SDBIP that is required to made public. 

It is the output and goals made public in the SDBIP that will be used to measure 
performance on a quarterly basis during the financial year. Note that such in-year 
monitoring is meant to be light form of monitoring. The council should reserve its 
oversight role over performance atthe end of financial year, when the mayortables 
the annual report of the municipality. The in-year monitoring is designed to pickup 
major problems only, and aimed at ensuring that the mayorand municipal manager 
are taking corrective steps when any unanticipated problems arise. The SDBIP serves 
a critical role to focus both the administration and council on output by clarity of 
service delivery expectations, expenditure and revenue requirements, and service 
delivery ta get and performance indicators. 

The SDBIP provides the vital link between the mayor, council and the administration, 
and facilitates the process for holding management accountable for its 
performance. The SDBIP is a management implementation and monitoring tool that 
will assist the mayor, councillors, municipal manager, senior managers and 
community. A properly formulated SDBIP will ensure that appropriate information is 



circulated internally and externally for purposes of monitoring the execution of the 
budget, performance of senior management and achievement of the strategic 
objectives set by council. It enables the municipal manager to monitor the 
performance of senior managers, the mayor to monitor the performance of the 
community to the performance of the municipality. Ibe SDBIP should therefore 
determine (and be consistent with) the performance agreements between the 
mayorand the municipal managerand the senior managers determined atthe start 
of every financial year and approved by the mayor. It must also be with outsourced 
service delivery agreement such as municipal entities, public -private partnerships, 
service contractsand the like. 

Ihe SDBIPconcept 

Municipal managersare encouraged to develop the SDBIP concept furtherso that it 
is meaningful and useful to managers. Many municipal managers will already have 
some form of management plan and the challenge is to develop such management 
plans as SDBIP. 

Whilst the budget sets yearly service delivery and budget target (revenue and 
expenditure) it is imperative that in-year mechanisms are able to measure 
performance and progress on a continuous basis. Hence, the end-year target must 
be based on quarterly and monthly targets, and municipal manager must ensure 
that the budget is built around quarterly and monthly information. Being a start of the 
year planning and target tool, the SDBIP gives meaning to both in-year reporting in 
terms of section 71(monthly reporting), section 72 (mid-year report) and of year 
annual reports. 

Ibe SDBIP is essentially the management and implementation tool which sets in year 
information, such as quarterly services delivery and monthly budget targets, and links 
each service delivery output to the budget of the municipality, thus providing 
credible management information and a detailed plan for how the municipality will 
provide such services and the inputs and financial resource to be used. The SDBIP 
indicates the responsibilities and outputs for each of the senior managers in the top 
management team, the inputs to be used, and the time deadlines for each output. 
Ibe SDBIP will therefore determine the performance agreement of the municipal 
managerand senior managers, including the output and deadlines for which they 
held responsible. Ibe SDBIP should also provide all expenditure information (forcapital 
projectsand services) per municipal ward, so that each output can be broken down 
per ward, where this possible, to support ward councillors in service delivery 
information. 

Ibe SDBIP is a Iso a vital monitoring tool for the mayorand council to monitor in-year 
performance of the municipal managerand for the municipal managerto monitor 
the performance of all managers in the municipality within the financial year. Ibis 
enables the mayorand the municipal managerto be pro-active and take remedial 
steps in the event of poor performance. Ibe SDBIP aims to ensure that managers are 



problem-solvers, who routinely look out for unanticipated problemsand resolve them 
assoon as possible. The SDBIP also enablesthe council to monitorthe performance of 
the municipality a gainst quarterly targets on service delivery. 

Being a management and implementation plan (and not policy proposal), the SDBIP 
is not required to be approved by the council-it ishowevertabled before council and 
made public information forthe purpose of monitoring. The SDBIP should be seen asa 
dynamic document that may ( at lower layers of the plan) be continually revised by 
the municipal managerand othertop managers, asactual performance aftereach 
month or quarter is taken into account. However, the top layer of the SDBIP and its 
targets cannot be revised without notifying the council, and if there is to be changes 
in service delivery targets and performance indicators, this must be within the 
approval of council, following approval of an adjustment budget 
(Section 54(1) (c) of MFMA), this council approval is necessary to ensure that the 
mayor or municipal manager do not revise service delivery targets downwards in the 
eventwhere there is poor performance. 

liming and Methodoiogy forthe Reparation of the SDBIP 

Section 69(3) (a) and (b) of the MFMA requires the accounting officer to submit a 
draft SDBIP to the mayor no laterthan 14 daysafterthe approval of the budget and 
drafts to the performance agreement as required in terms of section 57 (1) (b) of the 
Municipal System Act. The mayor in accordance with section 53(1) (c) (ii) of the 
MFMA 

These are the legal requirements and deadline limits to assista municipality to comply 
with the law-however, best practice suggests that this be done earlier by 
municipalities, starting with senior managers to draw up their second layer 
departmental SDBIP in the early stages of the planning and budget preparation 
process in line with the strategic direction set in the IDP. The mayor and municipal 
managershould lead thisprocess. 

The municipality should ideally publish its draft SDBIP with its draft budget. Or soon 
after as supporting documentation to assist its budget hearing process normally held 
at the end of March or in April. As noted above, the SDBIP should be submitted to the 
mayor by 1 May at the least. If the draft SDBIP is to be provided for the budget 
hearing, the municipality may want to bring this date forward, or provide 
departmental SDBIPs as supporting information to the relevant committee around the 
end of March. In thiscase, the mayorwill need to approve such department ordraft 
SDBIP by mid March, it should be noted that it is up to the municipality to determine 
extra detail, and whether they wish to bring forward their deadlines for submission 
and approval. A municipality could also optto have a high level SDBIP complete with 
ward break-down for tabling and publication, but may also in addition make 
available lower layer departmental SDBIPs and other information as requested by 
council. 



With caneful planning of the budget process it may be possible for the mayor to 
approve the SDBIP in less 7 days after the council approves the budget, legally to 
take account of possible revisions to the budget; the act a Hows for this to occur not 
laterthan 28 daysafterbudgetapproval. 

The SDBIP Isa key management implementation and monitoring tool, which provides 
operational content to the end of the service delivery targets, set in the budget and 
IDP. It determines the performance agreements for the municipal manager and all 
top managers, whose performance can then be monitored through quarterly 
performance reports and section 71 monthly reports, evaluated through the annual 
report process. 
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Quaterly Projections for Service Deiivery Targets and Other Perfomance indicators 


Department - Budget and Treasury Services 


2010/11 

Performance Measure/ 

National KPA Strategic Objective Measurable Objective/Output Annual Quarterly Taraets 

Indicator (Umt of Measure) 

Tcirget Target QL Target Q2 Target Q8 Target Q4 


MUNICIPAL TRANSFORMATION AND 

INSTITUTIONAL DEVELOPMENT 

INTERGRATED 

DEVELOPMENT PLAN 

Approved IVid-Term Expencfiture Framework 

Adoption 

1 

0 

0 

0 




Annual performance report 

/Vfoption 

1 

1 

0 

0 


BASIC SERVICE DELIVERY AND 

INFRASTRUCTURE DEVELOPMENT 


Reviewed indigent policy 

Adoption 

1 

0 

0 



FINANCIAL VIABILITY AND FINANCIAL 

MANAGEMENT 


cash collected from customers 

Rvalue of revenue collected 

1358366 

339592 

339591 

339592 


REVENUE ENHANCEMENT 

Amount iiwoiced/billed to customers 

R value of invoices raised 

18408292 

4602072 

4602073 

4602072 



Finandal management 

Debt service payments 

Rvalue 

318791 

79698 

79698 

79698 




Total revenue received from grants and subsidies 

Rvalue 

29642000 







Total of grants and subsidies spent 

Percentage spent 

100 

100 

100 

100 




Other revenue 

Amount received 

2009179 







Review of SCM Policy 

Adoption 

1 

0 

0 

0 



OVERSIGHT REPORT 

Tabling of O/ersight report to Council 

Adoption 

1 

0 

0 

1 



Budgeting artd reporting 

Total operating budget 

Rvalue 

51963628 

12990907 

12990907 

12990907 




Texal Salaries and XAbges budget (including benefits) 

Rvalue 

19441738 

4860435 

4860434 

48604% 



Expertditure control 

Total operating ^rpenditire 

Rvalue 

51963628 

12990907 

12990907 

12990907 




DoRA reports on all grants received 

number of reports 

12 

3 

3 

3 

3 



F^aymerXs of creditors on time in terms of section 65 of the 

IVFMA 

schediie for p£Q/ment dates 

12 

3 

3 

3 

3 



Report to Council on the expenefture incurred on 









Staff salaries, wages, allowances and benefits 

number of reports 

4 

1 

1 

1 

1 



Monthly budget statements to Mayor and P T 

number of reports 

20 

5 

5 

5 

5 



Consolidated report of withdrspwals 

number of reports 

4 

1 

1 

1 

1 

Good Gov/emance, Community 

Compliance with MFMA and 

IVid year perfomance assessment report 

Adoption 

1 



1 


F^artidpation and Vlbrd Cormittee 

Treasury Regulations 

Arfustments budget 

Adoption 

1 



1 


Systems 


Annual report 

/Vfoption 

1 



1 



Draft budget, resolutions and Other related Documents 

Adoption 

1 



1 




Consultation on chraft budget and IDP 

Number of meetings 

1 




1 



Submission of AFS to Auditor-General 

subitission date 

1 

1 






Approved Final budget and budget related policies 

Adoption 

1 




1 



Approved S3BIP 

/Vfoption 

1 




1 



Banking details to Provincial Treasury & Auditor-General 

subitission date 

4/30/2011 



4/30/2011 




Update of Suppliers on Munidpality's database 

quartely update 

4 

1 

1 

1 

1 



Monthly SCM reports in accordance wifii regulations, 
policy and Procedures 

number of reports 

12 

3 

3 

3 

3 



Irtplernantation of credit control arid indigent policies 

Date 

7/1/2010 

7/1/2010 






Submission of reports for checklist irrplementation 

Priorities 

Number of reports 

4 

1 

1 

1 

1 




Quaterly Projections for Service Delivery Targets and Other Perfomance Indicators 


Department - Corporate Services 


2010/11 

National KPA Stmtegic Objective Measurable Objective/Output : Measure/ lrKlicator(Uhh Annual Quaiteiiy Targets 

Target Target Q1 Target Q2 Target Q3 Target Q4 


MUNICIPAL TRANSFORMATION 

AND INSTITUTIONAL 

DEVELOPMENT 

Hurrcin Resources Management 

Budget %3ent on V\A3rkplace Skills Plan 

Percentage Spent 

100 

43 

30 

27 

0 

Review and inplementation of VMbrkplace 

Sdlls Plan 

Adoption 

1 

1 

0 

0 

0 

Review of organogram 

Adoption 

1 

0 

0 

0 

1 

Number of blad< staff employed in 
mcinagement 

Numb^ of staff 

1 

1 

0 

0 

0 

Bcitho Pele Princi^^es 

Corrmunity Surveys conducted 

Nurrt)^ of surv^^ 

1 

0 

1 

0 

0 

Integrated Developnwit Plan 

Review of Disaster Management Plan 

Adoption 

1 

0 

0 

0 

1 


Review of IT Strategy 

Adoption 

1 

0 

0 

0 

1 

Good Governance, 
Community Participation 

and VMbrd Conrrittee 

^sterns 

Comnuryty Awareness 

Roadshows and Imbizo's 

Numb^of Road 

shcws/IrriDizo's 

30 


15 


15 

To promote public partidpation tivough 

effective utilisation of ward cormittees 

VMbrd committee meetings held 

Nurrt)^ of meetings 

84 

21 

21 

21 

21 

Anti-corruption strategy 

Rnalisation of Anti-Corruption Strategy and 

Fraud Prevention Plan 

Adoption 

1 

0 

0 

0 

1 

Policy development 

Review and inplementation of Munidpal 
polides 







Munidpal VM^ssite 

Daily update of the website 

Monthly update 

12 

1 

1 

1 

1 

Meetings 

Coundl meetings 

numb^ of meetings 

4 

1 

1 

1 

1 

EXCO meetings 

numb^ of meetings 

12 

3 

3 

3 

3 

Portfolio comrittees 

numb^ of meetings 

84 

7 

7 

7 

7 

Performance Informcition 

Perfomance agreements and SDBIP 

Advertis^nent 

8/31/2010 

8/31/2010 




Irrplementation of Performance Managemait 
^stem 

Date 

8/31/2010 

8/31/2010 




Training 

Staff training 

ixx of people trained 

25 



25 


V\/brd and youth corrmittee training 

no. of people trained 

70 

35 


35 




Quaterly Projections for Service Delivery Targets and Other Perfomance Indicators 


Department - Technical Services 


2010/11 


National KPA 

Strategic Objective 

Measurable Objective/Output 

Performance Measure/ 

Indicator (Unit of IVleasure) 

Annual 

Qucuteiiy Targets 





Target 

Target Q1 Target Q2 Target Q8 Target Q4 


Basic Service D^ivery and 

Infrastructure 

Development 

Access to VMbter (If 
cipplicable) 

IHouseholds vutfi ciccess to basic v\jeter 

Number of IHouseholds 






NewVNJbt^ Connections 

Number of new connections 






Access to Sanitation (If 
cipplicable) 

IHouseholds vulh ciccess to basic sanitation 

Number of IHouseholds 






New sanitation connections 

Number of new connecticNis 






Access To Electricity (If 
cipf^icable) 

IHouseholds vuth ciccess to electricity 

Number of IHouseholds 

10109 

9918 

10109 



New Electrical Corviections 

Number of new connections 

381 

190 

191 



Access to Solid V\jbste (If 
cipplicable) 

IHouseholds vuth ciccess to v\aste disposal services 

Number of IHouseholds 

5181 

5181 

5181 

5181 

5181 

New households v\jith access to vv/eeMy waste disposal services 

Number of new househdds 

0 

0 

0 

0 

0 

Basic Services 

IHouseholds with ciccess to free bade water 

Number of IHouseholds 






IHouseholds with access to free basic sanitation 

Number of IHouseholds 






IHouseholds with ciccess to free electricity 

Number of IHouseholds 






Access to roads 

Kilometers of tarred roads established 

Number of km 

0 

0 

0 

0 

0 

Kilometers of gravd roads established 

Number of km 

0 

0 

0 

0 

0 

Kilometers of roads maintained 

Number of km 

25 

23.5 

0.5 

0.5 

0.5 

C^iuseways 

No. of causeway 


1 

1 




Human Settimients 

New houses constructed 

Number of houses 

AS6 

0 

0 

0 

486 

Premotion of Local 

Econorry 

Jobs created through the nxinidpality’s Capital Projects 

Number of jobs 

113 

0 

0 

0 

113 

Corrmunity & Social 
Sendees Dev^opment 

To ixovide proper 

mecdianisms for 

munidpal vviaste 

Rnalisation of integrated waste management plan 

Adoption 

1 

0 

0 

0 

1 

Solid waste collection 

Litter bins provided on public 

^>aces 

100 

0 

0 

100 

0 

New cemeteries 

fendng of cemeteries 


1 


1 





Quaterly Projections for Service Delivery Targets and Other Perfomance Indicators 


Department - Community Services 



20KVrL 

Annual 

Quarterly Targets 


National KPA Strategic Objective Measirable CXDjective/Output rformance Measure /Indicator (Unit of Measi 

Target Target QL Target Target Q3 


Basic Service Delivery 

and Infrastructure 

Development 

Conmunity And l\iblic 

Facilities 

Newfedlities provided 

NiaTber of fedlities 

1 

1 

0 

0 

Upgraded facilities provided 

Number of fedlities 

1 

1 

0 

0 

Local Economic 

Development 

Special Projects 

F^overty alliviation projects 

Nurrber of projects 

35 

0 

0 

0 

Conmunity & Social 
Services Development 

To Militate efficient health 

care services to all 

FYlmEiry health care 

Niarber of mobile dinic 

1 

1 

0 

0 

Oinic consultations 

No. of Consultations 

IDOO 

250 

250 

250 

To contribute to reduction of 

Implementation of hlV/AIDS Plan and 
community avvareness 

HV/AIDS cB/uareness campaigns 

2 

0 

1 

1 

To promote youth developmE 

Development of youth development plan 

Adoption of youth develc^xrient plan 

1 

0 

0 

0 


To promote sports Development 

Niarber of sports activities 

3 

1 

1 

1 

Arts aixl Cultire 

To prcNTiote Arts and Culture 

Nurrber of Activities 

4 

1 

1 

1 

Testing Grounds 

Examination of vehicles 

Na of vehides 

450 

100 

100 

125 

Motor registration and Licensing 

Units of hundred 

5000 

1250 

1250 

1250 

Driver's Licences: Bookings 

No. of bookings and passes 

1000 

250 

250 

250 

Learners Licences 

No of bookings and passes 

2100 

525 

525 

525 

Traffic 

Road Safety Projects 

No. of projects 

4 

1 

1 

1 

Road Signs 

No. of signs 

2 

1 


1 

Road Markings 

Na of kilometers 

4 

1 

1 

1 


Fire ak/vereness campaigns 

Na of a&Aiamess 

1 

1 



Libraries 

Na of new memberships 

50 

10 

10 

15 

Disabled and ElderlyPeople 

Na of events 

1 


1 


Gender 

Na of events 

1 


1 




Quaterly Projections for Service Delivery Targets and Other Perfomance Indicators 


Department - Planning and Development 


Ncitional KPA 

Strate^c Otqective 

Measurable Ofc^ective/Output 

PerfortTEince MeEisure/ 

Indicator (Unit of Measure) 

Annual 

Target 

Target Q1 

2010/11 

Quarterly Targets 

Target Q2 Target Q8 

Minicipal TransftxiTEition cind 
Institutional Development 

Integrated Development Plan 

Conpilation of Spatial Development Framevvork 

/Vdoption 

1 

0 

0 

0 

Basic Sen/ice Delivery eind 
Infrastructure Development 

ULJM5 

Rn^isadon of integrated LUM5 

/Vdoption 

1 





Building Inspections conducted 

R'operty Inspection conducted 

G 1 S Information capturing 

nurberof inspection 

30 

9 

9 

6 

rxrrtDerof inspection 

30 

6 

6 

9 

ISkx of Captures 

4 

1 

1 

1 

Loccil Econonic Development 

Economic ^cv\/th 

Targeted spend achieved 

Perc^itage Achieved 

100 

0 

100 

0 

Development of Prioritised 
Groups 

Capacity Building Initiatives undertaken 

Nuirber of Initiatives 





Prormtion of Loccd Econorry 

Jobs creeaed through the rrunicipaltty's i i=n initi^ves 

Nurrber of jobs 

200 

0 

0 



Rn^isation of Toirism Strategy 

Adoption 

1 

0 

0 

0 

Cooperatives cuxl SIVIVEs and 
Business Support Development 

Training of Coopa'atives 

Nurrber of training 

30 

0 

30 

0 


Registr^on of new cooperatives 

Number of New re^stration 

35 

10 

10 

10 

Good Governance, Community 
Participation and Ward 

Committee Systems 

Compiance to MFMA 

Rxrrulation of IDP 

Adoption 

1 

0 

0 

0 

Inplemaitcition of OPMS systan 

Date 

7/172010 

9/30/2010 



Stak^iolder rreetings 

Nurrter of meetings 

2 


1 


Draft revisiois to IDP, resolutions and Other related Documents 

Adoption 

1 



1 

Consultation on ch aft IDP 

Nurrba' of meetings 

1 




Draft plan eind proposed revisions to IDP 

Adoption 

1 



1 

Draft Intonated Dmeloprrent Plan 

Adoption 

1 




Rnal Intonated Developrrent Plan 

Adoption 

1 




Irrplementation Land use Management (Urbam } 

Date 

1/1/2011. 



1/1/2011 

Inplementation Land Audit 

Date 

1/1/2011. 



1/1/2011 



Quaterly Projections for Service Delivery Targets and Other Perfomance Indicators 


Department - Municipal Managers 


Perfomiance 2O101i 

National KPA Strategic Objective Measurable Objective/Output Measure/ Indicator Annual Quarterly Targets 

(Lfcut of Meastre) Target Target Q1 Target Q2 Target Q3 Target Q4 


Municipal Transformation 
and Institutional 

Development 

Integrated Development 
Plan 

Formulalion of IDP 

Adoption 

1 

0 

0 

0 

1 

Performance Management 
Systems 

S57 Performance Agreements 

Number of agreements 

5 

5 

0 

0 

0 

Irrplementation of OPM5 system 

Date 

7/1/2010 

9/30/2010 




Municipal Turn Around 
Strategy 

Inplementation of the MTAS 

%lmplemented 

100 

100 

100 

100 

100 

Good Governance, 

Community Participation and 
Ward Committee Systems 

Stakeholder Liaison 

Stcikeholder meetings 

Number of meetings 

2 


1 


1 

Internal Audit 

Finance Audit Comrittee 

Number of meetings 

4 

1 

1 

1 

1 


Performance Audit Conrrittee 

Number of meetings 

4 

1 

1 

1 

1 

Compliance 

Mid year perfomance assessment report 

Adoption 

1 



1 


Adjustments budget 

Adoption 

1 



1 


Annual report 

Adoption 

1 



1 


Draft budget, revisions to IDP, 
resolutions and Other related Documents 

Adoption 

1 



1 


Issues raised in Auditors-General report 


1 



1 


Consultation on draft budget and IDP 

Number of meetings 

1 




1 

Service Delivery and Budget 
Implimantation Plan 

Adoption 

1 




1 

Monthly budget statements to Mayor and 
PT 

number of reports 

20 

5 

5 

5 

5 

Consolidated report of withdrawals 

number of reports 

4 

1 

1 

1 

1 

Report to Council on the expenditure 
incurred on 







Staff salaries, wages, allowances and 
benefits 

number of reports 

4 

1 

1 

1 

1 

Submission of AFS to Auditor-General 

submission date 

1 

1 




Oversight report of annual report 

Adoption 

1 



1 


Draft budget, plan and proposed 
revisions to IDP 

Adoption 

1 



1 


Approved budget and budget related 
policies 

Adoption 

1 




1 

Approved SDBIP 

Adoption 

1 




1 



MONTHLY PROJECTIONS OF REVENUE BY SOURCE 



July 

August 

September 

October 

November 

December 

January 

February 

March 

April 

May 

June 

Rev 

R'OOO 

Rev 

R’OOO 

Rev 

R'OOO 

Rev 

R'OOO 

Rev 

R'OOO 

Rev 

R'OOO 

Rev 

R'OOO 

Rev 

R'OOO 

Rev 

R'OOO 

Rev 

R'OOO 

Rev 

R'OOO 

Rev 

R'OOO 

Property Rates 

449,662 

449,662 

449,662 

449,662 

449,662 

449,662 

449,662 

449,662 

449,662 

449,662 

449,662 

449,658 

Electricity & Refuse Tarrifs 

986,586 

986,586 

986,586 

986,586 

986,586 

986,586 

986,586 

986,586 

986,586 

986,586 

986,586 

986,587 

Interest & Investment Income 

8,333 

8,333 

8,333 

8,333 

8,333 

8,333 

8,333 

8,333 

8,333 

8,333 

8,333 

8,337 

Fines 

33,333 

33,333 

33,333 

33,333 

33,333 

33,333 

33,333 

33,333 

33,333 

33,333 

33,333 

33,337 

Rental of facilities & other service charge 

34,164 

34,164 

34,164 

34,164 

34,164 

34,164 

34,164 

34,164 

34,164 

34,164 

34,164 

34,162 

Penalties and Collection Charges 

22,399 

22,399 

22,399 

22,399 

22,399 

22,399 

22,399 

22,399 

22,399 

22,399 

22,399 

22,402 

Licences and Permits 

45,750 

45,750 

45,750 

45,750 

45,750 

45,750 

45,750 

45,750 

45,750 

45,750 

45,750 

45,750 

Government Transfers 

14 , 000,000 

0 

0 

0 

9 , 000,000 

0 

0 

0 

6 , 654,000 

0 

0 

0 

Other revenue 

192,765 

192,765 

192,765 

192,765 

192,765 

192,765 

192,765 

192,765 

192,765 

192,765 

192,765 

192,764 

Totai Revenue by Source 

15,772,992 

1,772,992 

1,772,992 

1,772,992 

10,772,992 

1,772,992 

1,772,992 

1,772,992 

8,426,992 

1,772,992 

1,772,992 

1,772,997 


MONTHLY PROJECTIONS OF REVENUE AND EXPENDITURE BY VOTES 



n 


July 

August 

September 

October 

November 

December 

Opex 

R'OOO 

Capex 

R'OOO 

Rev 

R'OOO 

Opex 

R'OOO 

Capex 

R'OOO 

Rev 

R'OOO 

Opex 

R'OOO 

Capex 

R'OOO 

Rev 

R'OOO 

Opex 

R'OOO 

Capex 

R'OOO 

Rev 

R'OOO 


Capex 

R'OOO 

Rev 

R'OOO 


Capex 

R'OOO 

Rev 

R'OOO 

Department - Municipal manager's Office 



















Vote: Executive and Council 

956,167 


109,333 

956,167 



956,167 



956,167 



956,167 

600,000 

259,333 

956,167 


125,000 

Department - Chief Financiai Officer 



















Vote: Finance and Administration (Finance) 

586,500 


7,200,000 

586,500 


485,983 

586,500 


384,983 

586,500 


684,983 

586,500 


3,184,983 

586,500 


384,983 

Department - Corporate Services 



















Vote: Finance and Administration 

505,000 


805,000 

505,000 



505,000 



505,000 



505,000 


605,000 

505,000 


305,000 

Department - Planning and Development 



















Vote: Planning and Development 

225,333 



225,333 



225,333 



225,333 



225,333 



225,333 



Department - Community Services 



















Vote: Community and Social Services 

401,083 


140,000 

401,083 


140,000 

401,083 


140,000 

401,083 


140,000 

401,083 

600,000 

140,000 

401,083 


140,000 

Vote: Public Safety 

210,250 


79,083 

210,250 


79,083 

210,250 


79,083 

210,250 


79,083 

210,250 


79,083 

210,250 


79,083 

Vote: Health 

112,167 



112,167 



112,167 


452,000 

112,167 



112,167 



112,167 



Department - Electricity 



















Vote: Electricity 

544,500 


1,683,750 

544,500 

245,000 

1,683,750 

544,500 

900,000 

1,683,750 

544,500 

800,000 

1,683,750 

544,500 

3,563,000 

1,683,750 

544,500 


1,683,750 

Department - Technical Services 



















Vote: Roads Transport 

456,250 

6,000,000 


456,250 



456,250 

1,400,000 


456,250 



456,250 



456,250 



Vote: Waste Management 

81,417 



81,417 



81,417 



81,417 



81,417 



81,417 

598,000 


Department - Other 



63,750 



63,750 



63,750 



63,750 



63,750 



63,750 

TOTAL BY VOTE 

4,078,667 

6,000,000 

10,080,917 

4,078,667 


2,452,567 

4,078,667 

2,300,000 

2,803,567 

4,078,667 


2,651,567 

4,078,667 

4,763,000 

6,015,900 

4,078,667 

598,000 

2,781,567 


MONTHLY PROJECTIONS OF REVENUE AND EXPENDITURE BY VOTES 





January 

February 

March 

April 

May 

June 

Opex 

R'OOO 

Capex 

R'OOO 

Rev 

R'OOO 

Opex 

R'OOO 

Capex 

R'OOO 

Rev 

R'OOO 

Opex 

R'OOO 

Capex 

R'OOO 

Rev 

R'OOO 

Opex 

R'OOO 

Capex 

R'OOO 

Rev 

R'OOO 

Opex 

R'OOO 

Capex 

R'OOO 

Rev 

R'OOO 

Opex 

R'OOO 

Capex 

R'OOO 

Rev 

R'OOO 

Department - Municipal manager's Office 



















Vote: Executive and Council 

956,167 



956,167 



956,167 

380,000 

259,333 

956,167 


125,000 

956,167 



725,950 



Department - Chief Financial Officer 



















Vote: Finance and Administration (Finance) 

586,500 


784,983 

586,500 


584,983 

586,500 


5,184,983 

586,500 


684,983 

586,500 


484,983 

586,500 


355,983 

Department - Corporate Services 



















Vote: Finance and Administration 

505,000 


530,000 

505,000 



505,000 


805,000 

505,000 


305,000 

505,000 


305,000 

505,000 



Department - Pianning and Development 



















Vote: Planning and Development 

225,333 



225,333 



225,333 



225,333 



225,333 



225,333 



Department - Community Services 



















Vote: Community and Social Services 

401,083 


140,000 

401,083 

300,000 

140,000 

401,083 


140,000 

401,083 


140,000 

401,083 


140,000 

401,083 


140,000 

Vote: Public Safety 

210,250 


79,083 

210,250 


79,083 

210,250 


79,083 

210,250 


79,083 

210,250 


79,083 

210,250 


79,083 

Vote: Health 

112,167 



112,167 



112,167 



112,167 



112,167 



112,167 



Department - Electricity 



















Vote: Electricity 

544,500 

2,000,000 

1,683,750 

544,500 

1,000,000 

1,683,750 

544,500 


1,683,750 

544,500 


1,683,750 

544,500 


1,683,750 

544,500 


1,683,750 

Department - Technical Services 



















Vote: Roads Transport 

456,250 



456,250 



456,250 



456,250 



456,250 



456,250 



Vote: Waste Management 

81,417 



81,417 



81,417 



81,417 



81,417 



81,417 



Department - Other 



63,750 



63,750 



63,750 



63,750 



63,750 



63,750 

TOTAL BY VOTE 

4,078,667 

2,000,000 

3,281,567 

4,078,667 

1,300,000 

2,551,567 

4,078,667 

380,000 

8,215,900 

4,078,667 

0 

3,081,567 

4,078,667 

0 

2,756,567 

3,848,450 

0 

2,322,567 































































































































































































































































































Cash flow trend 

06/07 AUD 

07/08 AUD 

08/09 AUD 

CY 09/10 

BUD 

CY 09/10 

ADJ 

CY 09/10 

FCST 

CY 09/10 

ACT 

Budget Year 
10/11 

Budget Year 
+1 11/12 

Budget Year 
+2 12/13 

Cash Flow - Op. Activities 

138,692 

170,471 

201,388 

1 284,599 

284,183 

313,182 

1 313,182 

1 390,579 

373,357 

392,025 1 

Cash Flow - investing (used) 

(140,920) 

(199,428) 

(236,219) 

(297,037) 

(266,621) 

(266,621) 

(266,621) 

(380,663) 

(414,163) 

(434,871) 

Cash Flow - Financing 

11,939 

32,316 

8,995 

33,452 

43,823 

43,823 

43,823 

19,003 

16,804 

17,652 
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IDP Strategic Objectives - Revenue - Chart A14 
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11938613 

-140919865 





32316045 

-199427701 


08/09 AUD 
B995161 


33451720 

-297037320 


17047136B.5 201387589.5 


.0 FCST CY 0( 


43823000 

-266621414 


19003000 

•380663470 




Budget Year +2 
17652050 


392024881.3 



06/07 AUD 

07/08 AUD 

08/09 AUD 

CY 09/10 

BUD 

CY 09/10 

ADJ 

CY 09/10 

FCST 

CY 09/10 

ACT 

Budget Year 
10/11 

Budget Year 
+1 11/12 

Budget Year 
+2 12/13 

Revenue by municipal vote classification 

405,455 

429,920 

667,167 

542,661 

546,328 

515,335 

515,885 

633,341 

665,008 

699,362 

Executive & Council 

12,327 

29,835 

49,782 

2,188 

2,188 

2,166 

2,166 

1,000 

1,050 

1,103 

Infrastructure & Economic Development 

109,141 

40,733 

197,924 

63,145 

66,131 

66,131 

66,131 

73,713 

77,398 

81,268 

Water 

163,235 

210,327 

254,336 

336,909 

337,591 

314,278 

314,278 

389,632 

409,114 

429,570 

Waste Water Management 

46,068 

57,593 

52,367 

77,845 

77,845 

73,579 

73,579 

77,735 

81,622 

85,703 

Public Safety 

326 

2,401 

4,978 

3,306 

3,306 

3,306 

3,306 

5,500 

5,775 

6,064 

Environmental Services 




2,650 

2,650 

2,650 

3,200 

2,201 

2,311 

2,427 

Procurement & Infrastructure 

10,693 

68 

465 

381 

381 

363 

363 

910 

956 

2,107 

Treasury 

63,666 

88,964 

107,316 

56,236 

56,236 

52,862 

52,862 

82,650 

86,782 

91,121 




06/07 AUD 07/08 AUD 08/09 AUD CY 09/10 CY 09/10 CY 09/10 CY 09/10 Budget Year Budget Year 

BUD ADJ FCST ACT 10/11 +1 11/12 


Expenditure by municipal vote classification 

323,173 

427,420 

645,974 

539,626 

543,843 

481,854 

481,854 

621,588 

652,667 

Executive & Council 

18,489 

32,191 

50,698 

48,959 

50,297 

36,968 

36,968 

55,158 

57,916 

Finance & Administration 

56,128 

77,414 

114,727 

82,290 

83,594 

61,692 

61,692 

92,107 

96,712 

Infrastructure & Economic Development 

41,627 

48,386 

99,417 

74,122 

76,350 

61,080 

61,080 

77,941 

81,838 

Water 

172,322 

223,164 

300,994 

269,175 

277,428 

280,825 

280,825 

304,332 

319,549 

Waste Water Management 

33,082 

45,290 

58,142 

59,674 

50,968 

37,462 

37,462 

73,701 

77,387 

Environmental Services 

209 

117 

1,608 

2,100 

1,900 

1,397 

1,397 

7,514 

7,890 

Disaster Management 

1,316 

859 

20,388 

3,306 

3,306 

2,430 

2,430 

4,500 

4,725 

Vote8 - Fire Fighting 




550 




1,000 

1,050 

Vote9 - Other : Markets 

2,744 

1,211 

1,567 

2,485 

2,485 

1,951 

1,951 

5,335 

5,602 


800000000 n 

700000000 
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500000000 

400000000 

300000000 

200000000 

100000000 

Expenditure by Municipal Vote - Chart A2a 
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06/07 AUD 

07/08 AUD 

08/09 AUD 

CY 09/10 BUD 

CY 09/10 ADJ 

CY 09/10 FCST 

CY 09/10 ACT 

Budget Year 
10/11 

Budget Year +1 
11/12 

Budget Year +2 
12/13 


■ Vote9 - other : Markets 

2744021 

1211317 

1567264 

2484813 

2484813 

1950578.205 

1950578.205 

5334776.343 

5601515.16 

5881590.918 

■ Votes - Fire Fighting 




550000 




1000000 

1050000 

1102500 

■ Disaster Management 

1315813 

859235 

20388480 

3306250 

3306250 

2430093.75 

2430093.75 

4500000 

4725000 

4961250 

■Environmental Services 

209372 

117174 

1607722 

2100000 

1900000 

1396500 

1396500 

7514070.914 

7889774.46 

8284263.183 

■Waste Water Management 

33081501 

45289782 

58142229 

59673974 

50968238 

37461654.93 

37461654.93 

73701474.2 

77386547.91 

81255875.3 

■Water 

172322064 

223163944 

300993882 

269175332 

277427935 

280825165.7 

280825165.7 

304332278.4 

319548892.4 

335526337 

□Infrastructure & Economic Development 

41627339 

48385620 

99416586 

74121672 

76350446 

61080356.8 

61080356.8 

77940567.59 

81837595.97 

85929475.77 

■ Finance & Administration 

56127655 

77413645 

114727337 

82289824 

83593824 

61692242.11 

61692242.11 

92106620.19 

96711951.2 

101547548.8 

■ Executive & Council 

18489005 

32190692 

50697871 

48958751 

50296790 

36968140.65 

36968140.65 

55158235.1 

57916146.85 

60811954.19 


Expenditure by Municipal Vote - Chart A2 (b Trend) 












100000000 - 


50000000 - 


*-— = 



06/07 AUD 

07/08 AUD 

08/09 AUD 

CY 09/10 BUD 

CY 09/10 ADJ 

CY 09/10 
FCST 

CY 09/10 ACT 

Budget Year 
10/11 

Budget Year 
+1 11/12 

Budget Year 
+2 12/13 

Executive & Council 

18489005 

32190692 

50697871 

48958751 

50296790 

36968140.65 

36968140.65 

55158235.1 

57916146.85 

60811954.19 

Finance & Administration 

56127655 

77413645 

114727337 

82289824 

83593824 

61692242.11 

61692242.11 

92106620.19 

96711951.2 

101547548.8 

Infrastructure & Economic Development 

41627339 

48385620 

99416586 

74121672 

76350446 

61080356.8 

61080356.8 

77940567.59 

81837595.97 

85929475.77 

Water 

172322064 

223163944 

300993882 

269175332 

277427935 

280825165.7 

280825165.7 

304332278.4 

319548892.4 

335526337 

Waste Water Management 

33081501 

45289782 

58142229 

59673974 

50968238 

37461654.93 

37461654.93 

73701474.2 

77386547.91 

81255875.3 

Environmental Services 

209372 

117174 

1607722 

2100000 

1900000 

1396500 

1396500 

7514070.914 

7889774.46 

8284263.183 

Disaster Management 

1315813 

859235 

20388480 

3306250 

3306250 

2430093.75 

2430093.75 

4500000 

4725000 

4961250 




Revenue by Standard Classification 

06/07 AUD 

07/08 AUD 

08/09 AUD 

CY 09/10 

BUD 

CY 09/10 

ADJ 

CY 09/10 

FCST 

CY 09/10 

ACT 

Budget Year 
10/11 

Budget Year 
+1 11/12 

Budget Year 
■h2 12/13 

Corporate Services 

Environmental Protection 

Waste Water Management 

46,068 

57,593 

52,367 

509 

2,100 

77,845 

509 

2,100 

77,845 

509 

2,100 

73,579 

509 

2,100 

73,579 

2,201 

77,735 

2,311 

81,622 

2,426 

85,703 

Executive & Council 

12,327 

29,835 

49,782 

2,188 

2,188 

2,166 

2,166 

1,000 

1,050 

1,103 

Sport and Recreation 

Health 

Community & Social Services 

Road Transport 

Public Safety 

326 

2,401 

4,978 

3,856 

3,856 

3,856 

3,856 

5,500 

5,775 

6,064 

Planning & Development 

109,141 

40,733 

197,924 

63,145 

66,122 

66,131 

66,131 

73,713 

77,398 

81,268 

Market 

10,693 

68 

465 

381 

381 

363 

363 

910 

956 

1,004 

Waste Management 

Water 

163,235 

210,327 

254,336 

336,909 

337,600 

314,278 

314,278 

389,632 

409,114 

429,570 

Electricity 

Budget & Treasury Office 

63,666 

88,964 

107,316 

55,727 

55,727 

52,353 

52,353 

82,650 

86,782 

91,121 




Expenditure by Standard Classification 

06/07 AUD 

07/08 AUD 

08/09 AUD 

CY 09/10 

BUD 

CY 09/10 

ADJ 

CY 09/10 

FCST 

CY 09/10 

ACT 

Budget Year 
10/11 

Budget Year 
+1 11/12 

Budget Year 
+2 12/13 

Corporate Services 




48,779 

48,535 

48,292 

48,292 

57,138 

59,995 

62,995 

Environmental Protection 

209 

117 

1,608 

2,100 

1,900 

1,397 

1,397 

7,514 

7,890 

8,284 

Executive & Council 

18,489 

32,191 

50,698 

48,959 

50,297 

36,968 

36,968 

55,158 

57,916 

60,812 

Markets 

2,744 

1,211 

1,567 

2,485 

2,485 

1,951 

1,951 

5,335 

5,602 

5,882 

Health 

Community & Social Services 

Planning & Development 

Waste Management 

Sport and Recreation 

41,627 

48,386 

99,417 

74,122 

76,350 

61,080 

61,080 

77,941 

81,838 

85,929 

Public Safety 

1,316 

859 

20,388 

3,856 

3,306 

2,430 

2,430 

5,500 

5,775 

6,064 

Waste Water Management 

33,082 

45,290 

58,142 

59,674 

59,674 

37,462 

37,462 

73,701 

77,387 

81,256 

Road Transport 

Budget & Treasury Office 

56,128 

77,414 

114,727 

33,511 

35,059 

13,484 

13,484 

34,969 

36,717 

38,553 

Water 

172,322 

223,164 

300,994 

269,175 

269,175 

280,825 

280,825 

304,332 

319,549 

335,526 


Electricity 




Revenue by Major Source (refer 'Minor' 06/07 AUD 07/08 AUD 08/09 AUD CY 09/10 CY 09/10 CY 09/10 CY 09/10 Budget Year Budget Budget Year 

source for 'Other Revenue' allocation BUD ADJ FCST ACT 10/11 Year +1 +2 12/13 

11/12 

Dividends received 
Agency services 
Contributions 
Contributed assets 
Licences and permits 
Gains on disposal of PPE 


Service charges - sanitation revenue 

Interest earned - outstanding debtors 

Service charges - other 

Rental of facilities and equipment 

Service charges - refuse 

39,066 

46,010 

49,134 

73,522 

73,522 

66,170 

66,170 

73,331 

76,997 

80,847 

Other revenue 

27,355 

77,545 

111,261 

5,834 

5,834 

4,755 

4,755 

5,503 

55,794 

6,083 

Fines 











Interest earned - external investments 

17,923 

10,689 

14,141 

18,375 

18,375 

13,645 

13,645 

18,898 

19,843 

20,835 

Transfers recognised 

178,451 

155,941 

339,771 

217,254 

220,922 

216,295 

216,295 

260,554 

273,581 

287,260 

Service charges - water revenue 

Transfers recognised - capital 

Service charges - electricity revenue 

Property rates 

142,661 

139,735 

152,861 

227,676 

227,676 

214,470 

214,470 

275,056 

288,808 

303,249 

revenue check 

405,455 

429,920 

667,167 

542,661 

546,328 

515,335 

515,335 

633,341 

715,024 

698,275 
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500000000 

400000000 
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Rovonuo by Sourco Major Chart A5(a) 































































■Property rates 

■Service charges - electricity revenue 


□T ransfers recognised - capital 
■Service charges - water revenue 


■Transfers recognised 


CY 09/10 BUD 


CY 09/10 ADJ 


CY 09/10 
FCST 


CY 09/10 ACT 


Budget Year 
10/11 


Budget Year 
+ 1 11/12 


152861029 227676016 

339770505 217254070 


227676016 

220921750 


214470360 

216295049 


214470360 

216295049 


275055637.5 288808419.4 

260553684 273581368.2 


Budget Year 
+2 12/13 


0 


0 


0 


303248840.3 


287260436.6 


400000000 

350000000 

300000000 

250000000 

200000000 

I 

150000000 

100000000 

50000000 

0 


Rovonuo by Source Major Chart A 5 (b) sourco trond 




■ 06/07 AUD 

■ 07/08 AUD 

□ 08/09 AUD 

■ CY 09/10 BUD 

■ CY 09/10 ADJ 

■ CY 09/10 FCST 

■ CY 09/10 ACT 

□ Budget Year 10/11 

■ Budget Year +1 11/12 

■ Budget Year +2 12/13 


Transfers recognised 


178450687 

155940732.4 

339770505 

217254070 

220921750 

216295049 

216295049 

260553684 

273581368.2 

287260436.6 


Service charges - water 
revenue 


142660848 


139735146 


152861029 


227676016 


227676016 


214470360 


214470360 


275055637.5 


288808419.4 


303248840.3 


Transfers recognised - capital 


Service charges - electricity 
revenue 


0 


0 


Property rates 


0 


Operating Expenditure by Major & Minor Type 

06/07 AUD 

07/08 AUD 

08/09 AUD 

CY 09/10 

BUD 

CY 09/10 

ADJ 

CY 09/10 

FCST 

CY 09/10 

ACT 

Budget Year 
10/11 

Budget Year 
+1 11/12 

Budget Year 
+2 12/13 

Other materials 

3,111 

3,085 

2,971 

3,702 

3,702 

3,937 

3,937 

4,271 

4,484 

4,708 

Loss on disposal of PPE 











Remuneration of councillors 

5,589 

5,349 

5,542 

6,145 

5,930 

5,576 

5,576 

6,199 

6,509 

6,835 

Grants and subsidies 











Debt impairment 

924 

2,820 

10,396 

3,300 

3,300 

3,300 

3,300 

5,000 

5,250 

5,513 

Contracted services 

6,998 

7,937 

8,747 

12,217 

10,307 

9,957 

9,957 

10,684 

11,218 

11,779 

Finance charges 

5,939 

7,783 

8,514 

17,391 

13,285 

7,376 

7,376 

18,897 

19,841 

20,834 

Depreciation & asset impairment 

31,535 

33,357 

33,167 

56,087 

53,260 

53,260 

53,260 

58,542 

61,469 

64,542 

Other expenditure 

144,050 

221,519 

392,540 

216,507 

223,591 

213,421 

213,421 

271,678 

285,261 

299,525 

Bulk purchases 

12,579 

16,833 

20,121 

16,538 

21,538 

21,538 

21,538 

30,000 

31,500 

33,075 

Employee related costs 

115,192 

129,949 

165,543 

210,774 

211,416 

165,441 

165,441 

216,318 

227,134 

238,491 


check 325,917 

428,631 

647,541 

542,661 

546,328 

483,805 

483,805 

621,588 

652,667 

685,301 




■ 06/07 AUD 

■ 07/08 AUD 

□ 08/09 AUD 

■ CY 09/10 BUD 

■ CY 09/10 AD J 

■ CY 09/10 FCST 

□ CY 09/10 ACT 

□ Budget Year 10/11 

■ Budget Year +1 11/12 

■ Budget Year +2 12/13 


Depredation & asset impairment 
31535341.62 
33357043.38 
33167232 
56087305 
53260019 
53260019 
53260019 
58541731.88 
61468818.48 
64542259.4 


Expenditure by Type • Major • Chart A7 



other expenditure 


144050000 

221519000 

392540000 

216507000 

223591000 

213421000 

213421000 

271678000 

285261000 

299525000 



Bulk purchases 


12578774.49 

16833166.94 

20120891 

16537500 

21537500 

21537500 

21537500 

30000000 

31500000 

33075000 



Employee related costs 


115191971 

129948596 

165543396 

210774074 

211416265 

165441076 

165441076 

216318335.4 

227134252.1 

238490964.7 










2008/09 MTREF (3 year total) 
Capital expenditure program per vote 




Capital Expenditure by standard 06/07 AUD 07/08 AUD 08/09 AUD CY 09/10 CY 09/10 CY 09/10 CY 09/10 Budget Year Budget Year Budget Year 
Classification BUD ADJ FCST ACT 10/11 +1 11/12 +2 12/13 


Corporate Services 

66,962 

121,411 

5,777 

14,610 

13,725 

13,725 

13,725 

11,450 

12,023 

12,624 

Environmental Protection 

53 

98 


209 

209 

209 

209 




Public Safety 

17 

6,131 


810 

810 

810 

810 




Executive & Council 

119 

1,808 

2,068 

150 

150 

150 

150 

2,000 

2,100 

2,205 


Health 

Sport and Recreation 
Community & Social Services 
Waste Management 
Budget & Treasury Office 


Waste Water Management 


32,114 

30,642 

8,822 

119,990 

77,575 

77,575 

77,575 

102,120 

107,226 

112,587 

Road Transport 

Electricity 

Water 


28,347 

26,071 

190,755 

310,606 

277,906 

277,906 

277,906 

277,239 

291,101 

305,656 

Housing 

Planning & Development 


3,670 

20,374 

25,611 

82,561 

62,433 

56,246 

56,246 

6,705 

7,040 

7,392 


check 

131,283 

206,535 

233,033 

528,936 

432,808 

426,621 

426,621 

399,514 

419,489 

440,464 
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+ 
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■ Planning & Development 

3670288 

20373507 

25610779 

82561000 

62433094 

56246094 

56246094 

6704542 

7039769,1 

7391757.555 

■ Housing 











■Water 

28347440 

26071494 

190755291 

310606240 

277906240 

277906240 

277906240 

277239201 

291101161 

305656219 

□ Electricity 











□ Road Transport 











■ Waste Water Management 

32113880 

30642214 

8822271 

119990080 

77575080 

77575080 

77575080 

102120057 

107226060 

112587363 

■ Budget & Treasury Office 











□Waste Management 











■ Community & Social Services 











□ Sport and Recreation 











■ Health 











■ Executive & Council 

119201 

1808345 

2067721 

150000 

150000 

150000 

150000 

2000000 

2100000 

2205000 

□ Public Safety 

17210 

6130902 

0 

810000 

810000 

810000 

810000 




□ Environmental Protection 

52516 

98329 

0 

209000 

209000 

209000 

209000 




■ Corporate Services 

66962236 

121410506 

5776543 

14610000 

13725000 

13725000 

13725000 

11450000 

12022500 

12623625 


Capital funding by source 

06/07 AUD 

07/08 AUD 

08/09 AUD 

CY 09/10 

BUD 

CY 09/10 

ADJ 

CY 09/10 

FCST 

CY 09/10 

ACT 

Budget Year 
10/11 

Budget 

Year +i 

11/12 

Budget Year 
+2 12/13 

Public contributions & donations 











Borrowing 

25,334 

38,249 

16,056 

172,350 

89,400 

89,400 

89,400 

95,552 

100,329 

105,346 

Internaliy generated funds 

25,628 

39,117 

86,373 

118,521 

104,851 

104,851 

104,851 

71,028 

78,308 

82,224 

Capitai transfers recognised 

80,321 

129,169 

130,604 

238,066 

232,371 

232,371 

232,371 

232,934 

244,581 

256,810 


131,283 

206,535 

233,033 

528,936 

426,621 

426,621 

426,621 

399,514 423,218 

444,379 



Debt 


06/07 AUD 07/08 AUD 08/09 AUD CY 09/10 CY 09/10 CY 09/10 CY 09/10 Budget Year Budget Year Budget Year 

BUD ADJ FCST ACT 10/11 +1 11/12 +2 12/13 


Borrowing 
Annual Debtoi 
0/S Debtors t 


18.98% 23,79% 17.13% 

96.0% 93,0% 60.0% 

11.8% 10,3% 6,8% 


38,79% 

98,0% 

10,4% 


23.35% 

98.0% 

10.3% 


24,75% 

98,0% 

10,9% 


24.75% 

98.0% 

10.9% 


17.28% 

96.4% 

9.8% 


14.08% 

98.4% 


9,6% 


14,08% 

98,4% 


9.4% 


Revenue collection - Chart A18 


— Annual Debtors Collection 



06/07 AUD 
0.96 


CY 09/10 BUD 


CY 09/10 ADJ 
0.98 


CY 09/10 FCST CY 09/10 ACT Budget Year 10/11 


— 0/S Debtors to Revenue 


0.6 -p 

Debt (borrowing as a % of total revenue 

collection) - Chart A17 


0.2 -- 

0 -- 

1 ■Borrowing 

iiili 

06/07 AUD 07/08 AUD 08/09 AUD CY 09/10 BUD CY 0 

0.189848041 0.237913312 0.171262697 0.387912801 0.233 

rttri 

/lOADJ CV09/10FCST CY 09/10 ACT Budget Year 10/11 BudgetYe 

476832 0.247518646 0.247518646 0.172845333 0.14C 

1 

ar +111/12 Budget Year +2 12/13 

79383 0.140794045 


Distribution losses 

06/07 AUD 

07/08 AUD 

08/09 AUD 

CY 09/10 

BUD 

CY 09/10 

ADJ 

CY 09/10 

FCST 

CY 09/10 

ACT 

Budget Year 
10/11 

Budget Year 
+1 11/12 

Budget Year 
+2 12/13 

Electricity 

Water 

6% 

6% 

6% 

5% 

5% 

5% 

5% 

3% 

3% 

3% 



Distribution losses - Chart A19 












06/07 AUD 

07/08 AUD 

08/09 AUD 

CY 09/10 BUD 

CY 09/10 ADJ 

CY 09/10 FCST 

CY 09/10 ACT 

Budget Year 10/11 

Budget Year +1 11/12 

Budget Year +2 12/13 


Electricity 











Water 

0.062 

0.0594 

0.0589 

0.0549 

0.0549 

0.0549 

0.0549 

0.03 

0.03 

0.03 





06/07 AUD 07/08 AUD 08/09 AUD CY 09/10 

CY 09/10 

CY 09/10 

CY 09/10 

Budget Year 

Budget Year 

Budget Year 


BUD 

ADJ 

FCST 

ACT 

10/11 

+1 11/12 

+2 12/13 

Borrowed capex funding 

19% 19% 7% 33% 

21% 

21% 

21% 

25% 

25% 

25% 


Borrowed capex funding - Chart A20 









0 

■ 

06/07 AUD 

07/08 AUD 

08/09 AUD 

CY 09/10 BUD 

CY 09/10 ADJ 

CY 09/10 FCST 

CY 09/10 ACT 

Budget Year 10/11 

Budget Year +1 

Budget Year +2 

1 Borrowed capex funding 

0.19297047 

0.1B5194078 

0.068898899 

0.325842627 

0.209553475 

0.209553475 

0.209553475 

0.251010271 

0.251010271 

0.251010271 


Increases in service charges 

% incr totaJ service charges (inci prop rates) 
% incr Property Tax 

% incr Service charges - eiectricity revenue 
% incr Service charges - water revenue 
% incr Service charges - sanitation revenue 
% incr Service charges - refuse 
% incr in Service charges - other 


06/07 AUD 07/08 AUD 08/09 AUD 

10.3% 8.7% 8.9% 

0.0% 

7.5% 7.5% 8.9% 

13.0% 9.9% 8.9% 


CY 09/10 CY 09/10 CY 09/10 

BUD ADJ FCST 

8.9% 8.9% 8.9% 


8.9% 8.9% 8.9% 

8.9% 8.9% 8.9% 


CY 09/10 

ACT 

8.2% 


8.2% 

8.2% 


Budget Year Budget Year Budget Year 

10/11 -t-l 11/12 *2 12/13 

5.0% 5.0% 


5.0% 5.0% 

5.0% 5.0% 


R 





0.1 




■■ 



m ^ 









06/07 AUD 

07/08 AUD 

08/09 AUD 

CY 09/10 BUD 

CY 09/10 ADJ 

CY 09/10 FCST 

CY 09/10 ACT 

Budget Year 
10/11 

Budget Year +1 
11/12 

Budget Year +2 
12/13 


incr total service charges (inci prop rates) 


0.1025 

0.087 

0.089 

0.089 

0.089 

0.089 

0.082 

0.05 

0.05 

incr Property Tax 











incr Service charges - electricity revenue 











incr Service charges - water revenue 


0.075 

0.075 

0.089 

0.089 

0.089 

0.089 

0.082 

0.05 

0.05 

incr Service charges - sanitation revenue 


0.13 

0.099 

0.089 

0.089 

0.089 

0.089 

0.082 

0.05 

0.05 

incr Service charges - refuse 











% incr in Service charges - other 












Expenditure analysis 


06/07 AUD 

07/08 AUD 

08/09 AUD 

CY 09/10 

BUD 

CY 09/10 

ADJ 

CY 09/10 

FCST 

CY 09/10 

ACT 

Budget Year 
10/11 

Budget Year 
+1 11/12 

Budget Year 
+2 12/13 

Employee costs 

28.4% 

30.2% 

24.8% 

38.8% 

38.7% 

32.1% 

32.1% 

34.2% 

34.2% 

34.2% 


Remuneration 

2.5% 

2.2% 

1.2% 

2.5% 

2.4% 

2.4% 

2.4% 

2.2% 

2.2% 

2.2% 


Repairs & Maintenance 

6.2% 

7.7% 

6.3% 

11.2% 

11.5% 

12.6% 

12.6% 

11.3% 

11.3% 

11.3% 


Finance charges & Depreciation 

15.3% 

15.7% 

8.1% 

30.4% 

27.1% 

25.8% 

25.8% 

27.2% 

27.2% 

27.2% 




Employee costs 

115,192 

129,949 

165,543 

210,774 

211,416 

165,441 

165,441 

216,318 

227,134 

238,491 

Remuneration 

5,589 

5,349 

5,542 

6,145 

5,930 

5,576 

5,576 

6,199 

6,509 

6,835 

Repairs & Maintenance 

13,848 

18,822 

29,377 

27,086 

28,291 

29,683 

29,683 

32,248 

33,861 

35,554 

Finance charges & Depreciation 

34,283 

38,291 

37,826 

73,479 

66,545 

60,636 

60,636 

77,438 

81,310 

85,376 

revenue 

405,455 

429,920 

667,167 

542,661 

546,328 

515,335 

515,335 

633,341 

665,008 

698,258 


28.41% 

30.23% 

24.81% 

38.84% 

38.70% 

32.10% 

32.10% 

34.16% 

34.16% 

34.16% 


1.38% 

1.24% 

0.83% 

1.13% 

1.09% 

1.08% 

1.08% 

0.98% 

0.98% 

0.98% 


3.42% 

4.38% 

4.40% 

4.99% 

5.18% 

5.76% 

5.76% 

5.09% 

5.09% 

5.09% 


8.46% 

8.91% 

5.67% 

13.54% 

12.18% 

11.77% 

11.77% 

12.23% 

12.23% 

12.23% 


